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Letter Contract No. EQ-1806 
Amendment No, 3 


Eastman Kodak Company 
Rochester, New York 

Dear Sirs: 


Please refer to Letter Contract No. EQ-1806 between the United 
States Government and Eastman Kodak Company, accepted by Eastman 
Kodak Company on June 10, 1955, as amended by Amendment Numbers 1 
and 2, accepted by Eastman Kodak Company on June 29, 1955 and 
November 22, 1955, respectively. 

Letter Contract No. EQ-1806, as amended, is hereby further 
amended, effective immediately, as follows: 



25X1 A 
25X1 A 


1, In paragraph I 4 . of said Letter Contract as amended 
delete the date of "January 1, 1956" and substitute in lieu 
thereof the date of "March 1, 1956." 


2. In paragraph 5 of 
delete the amount of | 
the amount of | 


said Letter Contract, as amended, 

I and substitute in lieu thereof 


3* Delete EXHIBIT "A" in its entirety and substitute 
in lieu thereof the revised version of EXHIBIT "A" attached 
to this Amendment No. 3 and entitled - "EXHIBIT "A" (revised 
version, purus ant to Amendment No. 3).« 


All other terms and conditions of Letter Contract No. EQ-1806. 
as amended, remain unchanged. * 


Please indicate your acceptance of this Amendment No. 3 to 
Letter Contract No. EQ-1806 by executing the original and two copies 
thereof. Return the original and both copies to the undersigned and 
after execution by the Contracting Officer a completely executed copy 
will be returned to you for your files. 


25X1 A 


25X1 A 



ACCEPTED February 15 1956 


THE UNITED STATES OF AMERICA 


uonuracting Officer 
Contract No. EQ-1806 


EASTMAN KODAK CO MPANY 



Affix Corporate Seal 



B00878R0008001 00049-5 
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EXHIBIT "A” 

(Revised version, 
pursuant to Amendment No. 3) 



Contract No. EQ-1806 


I 


The Contractor shall furnish to the Government 
equipment and related services* 


the following supplies. 


A. SCHEDULE I 


STANDARD AND SPECIALIZED PROCESSING PLANT ITEMS 


25X1 A 



25X1 A 


Item No. 


1. 

2 . 

з. 

и. 

5. 

6 . 

7. 

8 . 

9. 

10 . 
11 . 


12 . 
13. 
1U. 

15 . 

16. 

17. 

18 . 

19. 

20 . 
21 . 
22 . 


Description 


Quantity 


70 MM Continuous Film Processor 
70 MM Continuous Film Printer 
20 inch Continuous Paper Processor 
9| inch Step and Repeat Printer 
9j inch Continuous Film Processor 
9j inch Continuous Paper Processor 
9f inch Continuous Contact Printer 
Infra-red Converter 
Special 70 MM Printer 


General Plant Equipment 
Equipment Installation 



Sub-Total — 


MINI CARD TTEM.q 

Mini card Camera - p-1 

Camera, Graphic Index & Document 

Processor 

Cutter 

Duplicator (sophisticated) 

Filing Sorter 
Enlarger, Air Photo 
Viewer 
Flexowri t ers 

Miscellaneous Minicard Equipment 
Systems Engineering 


1 

1 

1 

1 

1 

1 

1 

5 

5 


Sub-Total 

General Equipment 
Minicard Equipment 


Estimated 
Total Print* 
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25X1 


25X1 A 
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B. SCHEDULE 2 St. i 


Item Ho. Description 


1. 

2 . 

3. 

U. 

3 . 

6 . 

7. 

8 . 

9. 

10 . 
11 . 
12 . 


ADDITIONAL MINICARD EQUIPMENT 

Estimated 

Quantity Total Price 


Document Camera 1 

Processor 1 

Cutter 1 

Duplicator 1 

Filing Sorter 1 

Selector 1 

Document Viewer 8 

Document Enlarger 1 

FI exowriters it 

Miscellaneous Minicard Equipment 
Systems Engineering and Installation 
Manuals 

Schedule 2 Total - — 
not to 


Maximum price to Government 
for Schedule 2 items 


SUMMARY 

Schedule 1 - — 
Schedule 2 — 
Total estimated price — 



25X1 A 

25X1 A 


II The Contractor and the Contracting Officer agree, prior to the negotiation 
of the Definitive Contract, to review the nature of the items and the 
estimated prices of items set forth in Schedule 1, above, to determine 
whether any items are to be added or deleted or whether quantities of 
items should, be increased or decreased, and to determine whether or not 
more realistic prices can be assigned to the items at that time. 

Schedule 1 prices stated above, or Schedule 1 prices assigned at time 
of negotiation of the Definitive Contract, are subject to redetermination 
of price, either upwar#or downward, after completion of the work, in 
accordance with existing agreements between the Contractor and the 
Government with respect to nature and magnitude of the elements of cost 
(direct or indirect) and profit which will enter into the make-up of the 
final price and prices. *#A similar procedure will be followed with re- 
spect to the final pricing of items in Schedule 2, except that in no 
event shall the cost to the Government for delivery of the items listed 
in Schedule 2, above, exceed | | irrespective of final cost to 

the Contractor of producing the items set forth in Schedule 2, above. 



Subject to a proper maximum price to be established in the 
definitive contract 


3-5 



r 

, Works will be treated 
but not warranted not 


ae'cerinTnatri 

material costs by 
exceed cost and no 


,,, purchases by Camera 
that plant at prices estimated 
t subject to post audit. 
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III 


IV 


S ? al ^ fr ° m time -tc-time, submit to the Contracting 

deli v!L t ^ h ^; Ca J' + StatUS /^ POrtS indicating Progress being made in 
items set forth in Schedules 1 and 2. Such reports 

nndei standard fom &t used by the Contractor in reporting 

under other Government contracts for procurement of similar items* 

Notwithstanding the provisions of the contract clauses set forth in 
this Letter Contract or incorporated therein by reference, the 
Contractor shall not reveal (i) the specific nature or details of 
the work being performed hereunder or (ii) any information whatso- 

l h r ! Sp ® ct t0 , the De partment of the Government sponsoring this 
l he work thereunder except as the Contractor is directed 

hi t ?v r !T a i SUCh information tb e Contracting Officer or 

by his duly authorized representative for security matters, and not- 

mthrta^ng any clause or section of this contract to Se’co!!tr£y. 

+ t0r S I 1 S 1 n0t interpret “7 clause or section of this^ 
contract as requiring or permitting divulgence of such information 

1° P erson > P" blic or private, or to any officer or department 
AffX" Gove rnment without the express consent of the Contracting 
Officer or his duly authorized representative for security matters. 
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